Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

Message Text 

UNCLASSIFIED 

PAGE 01 NEW DE 07513 25I255Z 
ACTION NEA- 10 

INFO OCT-OI EA-09 ISO-00 EB-07 INT-05 /032 W 

25I256Z 037827/44 

R25I224ZMAY 77 
FM AMEMBASSY NEW DELHI 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 3628 
AMEMBASSY SINGAPORE 
AMEMBASSY ABU DHABI 
AMCONSUL BOMBAY 
AMCONSUL CALCUTTA 
AMCONSUL MADRAS 

UNCLAS NEW DELHI 7513 

DEPT. PLEASE PASS TO USBURMINES 

E.O. 11652: N/A 
TAGS: BEXP, ENRG, IN 

SUBJECT: MAJOR EOREIGN GOVERNMENT TENDER-SPECIAL HANDLING 

REE: NEW DELHI 4269 

1. TENDER DOCUMENTS FOR THE CONSTRUCTION OF THE BOMBAY 
OFESHORE PIPELINES ORIGINALLY SCHEDULE FOR RELEASE ON APRIL 7, 

ARE NOW SCHEDULED FOR RELEASE ON MAY 30, 1977 AT THE SAME ADDRESS 
NOTED IN REFTEL. TO PROVIDE TECHNICAL CLARIFICATION 

TO BIDDERS AS MAY BE CALLED FOR, A SPECIAL MEETING IS NOW TO BE 
HELD ON JUNE 15, 1977 AT 1 100 1ST IN ONGC'S OFFICE 
LZKAILASH" 6TH FLOOR, 26-KASTURBA GANDHI MARG, NEW 
DELHI. EORMERLY THE MEETING WAS TO BE HELD IN BOMBAY ON APRIL 
28, 1977. 

2. THE LAST DATE FOR RECEIPT OF THE COMPLETED TENDERS WILL NOW 
BE 1600 1ST JULY 15, 1977. TENDERS ARE TO BE OPENED ON JULY 

16, 1977 AT 1 100 1ST IN THE PRESENCE OF THE AUTHORIZED RE- 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 NEW DE 07513 251255Z 

PRESENTATIVES OF THE TENDERS. LOCATION IS TO BE SAME AS NOTED 
IN PARA 1. 

3. CONTRACTORS BIDDING ON THIS PROJECT SHOULD 

STIPULATE WHETHER THEY OWN THEIR OWN LAY BARGE AND IE SO, GIVE 
COMPLETE DETAILS. IF BARGE IS TO BE CHARTERED FOR THIS WORK, 

CONTRACTORS SHOULD PROVIDE ONGC WITH DETAILS, E.G. NAME, 
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OWNERSHIP, ETC. ONGC WOULD ALSO LIKE TO KNOW MINIMUM PERIOD 
OF MOBILISATION OF BARGE TO REACH BOMBAY HIGH. 

4. IN MODIEICATION TO EARLIER TENDER NOTICE, INTERESTED 
CONTRACTORS MUST BE ABLE TO PROPOSE LAY BARGE WITH CONSTANT 
TENSIONING DEVICES WITH A CAPACITY OF 40 TO 60 METRIC TONS 
FOR WORK IN WATER DEPTHS UPTO 50 METERS AND ABOVE 60 METRIC 
TONS CAPACITY FOR WORK IN WATER DEPTHS EXCEEDING 50 METERS. 

GOHEEN 


UNCLASSIFIED 
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